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DE Deed, 54,7~59 % i 
2 duly 1959“): 


MEMORANDUM FOR THE RECORD 


! SUBJECT: Concurrence in Amendment No. 3 to Contract No. with  20X1A 
25X1A 
s 1. Thia memorandum contuins a recommendation submitted for 
concurrence of the undersigned. Such recommendation 49 contained in ory 4p 
| Paragraph 7. 
Pa 
25X1A (2. Contract No, with 
3 - peevt for studies invest! galore aie FL Ol S.ec tr Gmepria 
eee a wr with Project for timated 
OBXTA ; jact an eB eae 
|  3e The. Lipa gost audit und the property audit of the cost type 
contract has been cOiiieted ani the AF Auditor's 8 has been 
vo submitted to this office. Costs in the amount o. have 25X1A 
been audited and approved wyler the contract, subjec ontrace 
| tor's submission of the followisg @ocuments with its final billing: 
a, Contractor's rele:se, 
b. Disclosure under ‘he Patent Rights Clause. 
ce. Report of Foyaltins paid, 
x 4. The Contractor has fi: filled the following requirements of the 


contract: Ali work has been completed and accepted on behalf of the 
Government, all property inventories heve been examined and approved 
by the AF Auditor, no Govermcnt-furnished property was supplied to the 


Contractor by the Froject, an! final overhead rates haye been submitted 
and approved, 


5. Amendment No. 3 to Contract Mo. 
been drawn pursuant to Clause 32, Negotia 
porate final overhead rates into the contract, 


submitted herewith, has 2OX1A 
erhead Rates, to incor~ 


oo. 
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under the contract and the final contract price of EE» 32; A 
! be credited to Fiscal Yoar 1953 8. By concurrence 

this memorandum the Comptroller s es that the above adjustment 95yx71/A 
in funds has been noted. 


| 7, %It is recommended th:.t final settlement of Contract No, =a 
as sat forth herein, includir;; issuance of Amendment No. 3 to the 
contract, be approved. 


gs 


25X1A 


Contracting a , Las 


CONCURRENCES ¢ 


Chi. 


WILLIAM BURKS Col. USAF SS 
Acting Chief, DPD 


| ffice of General Counsel 
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xe SI9S9 
“RICHARD M, BISSELL, JR. 
DED-DD/P 7 (2-7-59) Deputy Director (Plans) 
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